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ACTION AID-31 

INFO OCT-01 EUR-25 ISO-OO IGA-02 SSO-OO NSCE-00 RSC-01 

DRC-01 /061 W 

— - 123364 

O 311112Z OCT 73 

FM AMEMBASSY WARSAW 

TO SECSTATE WASHDC IMMEDIATE 6471 

UNCLAS WARSAW 5670 

E.O. 11652: N/A 
TAGS: OSCI SWEL PL 

SUBJECT: AID/CSD 1204: AMERICAN CHILDREN'S HOSPITAL 
KRAKOW 

REF: STATE 212158 

1. ON BASIS OF EMBASSY INQUIRY, MINISTRY OF CONSTRUCTION 
SENT DEPUTY DIRECTOR OF GENERAL CONSTRUCTION MIECZKOWSKI 
TO KRAKOW OCTOBER 30 TO INVESTIGATE STATUS CONSTRUCTION 
PHASE II OF HOSPITAL. MIECZKOWSKI REPORTS HE HAS 

ORDERED NEW LOCAL CONTRACTOR, KOMBINAT BUDOWNICTWA 
MIESZKANIO WEGO-N O W A HUTA. TO ACCELERATE WORK TO 
PREVENT POSSIBILITY OF WINTER DAMAGE. 

2. ROOF IS NOW COVERED BY FIVE-LAYER TAR PAPER 
PROTECTION. ASPHALT LAYER MAY NOT BE COMPLETED BEFORE 
ONSET OF WINTER BUT ROOF IS CONSIDERED SAFE FOR 
WINTER AFTER TIN WORK IS DONE. MOSTOSTAL ENTERPRISE 
DELIVERED ONLY 80 OF THE 140 REQUIRED CURTAIN 

WALLS BUT HAS BEEN ORDERED TO SPEED UP PRODUCTION. 

IF REMAINDER OF CURTAIN WALLS CANNOT BE DELIVERED IN 
SUFFICIENT TIME, WOOD PANELS WILL BE USED FOR WINTER 
PROTECTION. 

3. EMBASSY WILL KEEP DEPARTMENT INFORMED OF FURTHER 
DEVELOPMENTS AND CONTINUE FOLLOW-UP WITH POLISH 
AUTHORITIES ON PROMPT ACTION REGARDING WINTER 
UNCLASSIFIED 
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